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Ref 

Directorate [R] 

IDP Objective [R] 

Municipal KPA [R] 

KPI Name [R] 

Unit of Measurement 

Ward [R] 

KPI Owner [R] 

Target Type 

[R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

1 

Financial Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Number of formal residential 
properties that which are 
billed for water or have pre 
paid meters that is connected 
to the municipal water 
infrastructure network as at 

30 June 2017 

Number of residential 
properties which are billed 
for water or have pre paid 

meters as at 30 June 2017 

All 

Director: 

Financial Services 

Number 

7966 

0 

0 

0 

7966 

2 

Financial Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Number of formal residential 
properties which are billed 
for electricity or have pre 
paid meters as at 30 June 
2017 (excluding Eskom areas) 

Number of residential 
properties which are billed 
for electricity or have pre 
paid meters as at 30 June 
2017 (Excluding Eskom areas) 

All 

Director: 

Financial Services 

Number 

6904 

0 

0 

0 

6904 

3 

Financial Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Number of formal residential 
properties connected to the 
municipal waste water 
sanitation/sewerage network 
for sewerage service, 
irrespective of the number of 
water closets (toilets) which 
are billed for sewerage as at 

30 June 2017 

Number of residential 
properties which are billed 
for sewerage as at 30 June 

2017 

All 

Director: 

Financial Services 

Number 

7966 

0 

0 

0 

7966 

4 

Financial Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Provide free basic water to 
indigent households earning 
less than R4500 as at 30 June 

2017 

Number of households 
receiving free basic water as 

at 30 June 2017 

All 

Director: 

Financial Services 

Number 

2100 

0 

0 

0 

2100 

5 

Financial Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Provide free basic electricity 
to indigent households 
earning less than R4500 as at 

30 June 2017 

Number of households 
receiving free basic electricity 

as at 30 June 2017 

All 

Director: 

Financial Services 

Number 

2100 

0 

0 

0 

2100 

6 

Financial Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Provide free basic sanitation 
to indigent households 
earning less than R4500 as at 

30 June 2017 

Number of households 
receiving free basic sanitation 

as at 30 June 2017 

All 

Director: 

Financial Services 

Number 

2200 

0 

0 

0 

2200 

7 

Financial Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Provide free basic refuse 
removal to indigent 
households earning less than 

R4500 as at 30 June 2017 

Number of households 
receiving free basic refuse 
removal as at 30 June 2017 

All 

Director: 

Financial Services 

Number 

2200 

0 

0 

0 

2200 
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Directorate [R] 

IDP Objective [R] 

Municipal KPA [R] 

KPI Name [R] 
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Ward [R] 

KPI Owner [R] 
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[R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

8 

Corporate 

Services 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

Number of people from 
employment equity target 
groups employed in the three 
highest levels of management 
in compliance with a 
municipality's approved 
employment equity plan 

Number of people employed 
in the three highest levels of 
management 

All 

Director: 

Corporate 

Services 

Number 

1 

0 

0 

0 

1 

9 

Corporate 

Services 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

The percentage of the 
municipality's salary budget 
actually spent on 
implementing its workplace 
skills plan by 31 May 2017 
[(Actual amount spent on 
training/total personnel 
budget)xl00] 

(Actual amount spent on 
training/total salary 
budget)xl00 

All 

Director: 

Corporate 

Services 

Percentage 

0.4 

0 

0 

0 

0.4 

10 

Financial Services 

To expand and grow 
the Matzikama 
Municipality's 
Internally Generated 
Funds (IGF) with the 
intent to promote long- 
term financial stability 

Financial Stability 

Financial viability measured 
in terms of the municipality's 
ability to meet it's service 
debt obligations as at 30 June 
2017 ((Total operating 
revenue-operating grants 
received)/debt service 
payments due within the 
year) 

Ratio achieved as at 30 June 
2017 (Total operating 
revenue-operating grants 
received)/debt service 
payments due within the 
year) 

All 

Director: 

Financial Services 

Number 

32.5 

0 

0 

0 

32.5 

11 

Financial Services 

To expand and grow 
the Matzikama 
Municipality's 
Internally Generated 
Funds (IGF) with the 
intent to promote long- 
term financial stability 

Financial Stability 

Financial viability measured 
in terms of the outstanding 
service debtors as at 30 June 
2017 (Total outstanding 
service debtors/ revenue 
received for services) 

% achieved as at 30 June 
2017 (Total outstanding 
service debtors/ revenue 
received for services) 

All 

Director: 

Financial Services 

Percentage 

18.4 

0 

0 

0 

18.4 

12 

Financial Services 

To expand and grow 
the Matzikama 
Municipality's 
Internally Generated 
Funds (IGF) with the 
intent to promote long- 
term financial stability 

Financial Stability 

Financial viability measured 
in terms of the available cash 
to cover fixed operating 
expenditure as at 30 June 
2017 ((Available cash+ 
investments)/ Monthly fixed 
operating expenditure) 

Ratio achieved as at 30 June 
2017 ((Available cash+ 
investments)/ Monthly fixed 
operating expenditure) 

All 

Director: 

Financial Services 

Number 

0.3 

0 

0 

0 

0.3 
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13 

Municipal 

Manager 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

The percentage of the 
municipal capital budget 
actually spent on capital 
projects by 30 June 2017 
{(Actual amount spent on 
projects /Total amount 
budgeted for capital 
projects)X100} 

% of the municipal budget 
spent by 30 June 2017 
{(Actual amount spent on 
projects as identified for the 
year in the IDP/Total amount 
budgeted for capital 
projects)X100} 

All 

Municipal 

Manager 

Percentage 

90 

0 

0 

0 

90 

14 

Municipal 

Manager 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

Compile the Risk based Audit 
Plan and submit to the Audit 
Committee for approval by 31 
May 2017 

RBAP submitted to the Audit 
Committee by 31 May 2017 

All 

Municipal 

Manager 

Number 

1 

0 

0 

0 

1 

15 

Municipal 

Manager 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

% of audits completed in 
terms of the Risk Based Audit 
plan by 30 June 2017 
{(Planned audits completed 
divided by the audits planned 
for the financial year)xl00} 

% of planned audits 
completed by 30 June 2017 

All 

Municipal 

Manager 

Percentage 

80 

10 

30 

50 

80 

16 

Community 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Governance and 
Public Participation 

Hold a public information 
meeting by 31 May 2017 to 
raise awareness with regard 
to floods before the raining 

season 

Public meeting held by 31 
May 2017 

All 

Director: 

Community 

Services 

Number 

1 

0 

0 

0 

1 

17 

Community 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Hold 12 roadblocks per 
annum by 30 June 2017 that 
are verified by the Director 
responsible on approved 
template 

Number of roadblocks held 
by 30 June 2017 

All 

Director: 

Community 

Services 

Number 

12 

3 

3 

3 

3 

18 

Community 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

95% of capital budget for 
Community Services spent by 
30 June 2017 to complete 
capital projects {(Actual 
expenditure on capital 
projects divided by the total 
budget for capital projects 
)xl00} 

% of Community Services 
capital budget spent by 30 

June 2017 

All 

Director: 

Community 

Services 

Percentage 

95 

0 

25 

70 

95 

19 

Community 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Review the Disaster 
Management Plan and 
submit to Council by 31 
March 2017 

Disaster Management Plan 
reviewed and submitted to 
Council by 31 March 2017 

All 

Director: 

Community 

Services 

Number 

1 

0 

0 

1 

0 
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Q1 
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Q3 

Q4 

20 

Community 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Submit monthly waste 
management reports to the 
Executive Mayoral 
Committee that include the 
tonnage of recyclable and 
non-recyclable waste 

Number of reports submitted 
Executive Mayoral 

Committee 

All 

Director: 

Community 

Services 

Number 

12 

3 

3 

3 

3 

21 

Community 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Submit monthly waste 
management reports on the 
templates of the department 
to the Department of 
Environmental Affairs and 
Development Planning 

Number of reports submitted 
to the Department of 
Environmental Affairs and 
Development Planning 

All 

Director: 

Community 

Services 

Number 

12 

3 

3 

3 

3 

22 

Community 

Services 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

Submit monthly report to 
Council on the state of 
municipal public buildings 
(including community halls, 
libraries, etc) 

Number of reports submitted 
Council 

All 

Director: 

Community 

Services 

Number 

12 

3 

3 

3 

3 

23 

Community 

Services 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

100% of the findings of the 
Auditor General (AG) on 
Community Services 
implemented within the 
agreed time frames as per 
Audit Action Corrective Plan 
by 31 December 2016 
{(Number of findings 
implemented divided by total 
number of findings 
receivedjxlOO} 

% of AG findings for 
Community Services 
implemented within the 
agreed time frames as per 
Audit Action Corrective Plan 
by 31 December 2016 

All 

Director: 

Community 

Services 

Percentage 

100 

0 

100 

0 

0 

24 

Community 

Services 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

100% of Auditor General's 
queries (Comafs) for 
Community Services for 
which an action plan was 
submitted within 3 working 
days {(Number of Comafs for 
which action plans were 
developed/ Total number of 
Comafs received for which 
actions plans must be 
developed)xl00} 

% of applicable Comafs for 
which an action plan was 
submitted within 3 working 
days 

All 

Director: 

Community 

Services 

Percentage 

100 

100 

100 

0 

0 
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[R] 

Annual 

Target 

Q1 
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25 

Development 
and Town 
Planning Services 

Facilitate development 
and growth of the local 
economy of the 
Matzikama municipal 
area with the intent to 

create opportunities 

that will reduce 
poverty and 
unemployment 

Local Economic 
Development 

Facilitate the establishment 

of 3 BBBEE business entities 
by 30 June 2017 

Number of entities 
established by 30 June 2017 

All 

Director: 

Development and 
Town Planning 

Services 

Number 

3 

0 

1 

1 

1 

26 

Development 
and Town 
Planning Services 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

Submit the Annual 
Performance Report in terms 
of Section 46 of the Municipal 
Systems Act to the Auditor- 
General by 31 August 2016 

Report submitted to the 
Auditor-General by 31 August 

2016 

All 

Director: 

Development and 
Town Planning 

Services 

Number 

1 

1 

0 

0 

0 

27 

Development 
and Town 
Planning Services 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

Submit the Draft Annual 
Report to Council by 31 
January 2017 

Draft report submitted to 
council by 31 January 2017 

All 

Director: 

Development and 
Town Planning 

Services 

Number 

1 

0 

0 

1 

0 

28 

Development 
and Town 
Planning Services 

To facilitate the 
development of an 
environment that 

maximise the social 
well-being of the 
citizens of the 
Matzikama especially 
the poorest of the poor 
and other vulnerable 

groups 

Good Governance and 
Public Participation 

Develop ward plans to be 
included in the IDP by 31 
March 2017 

Ward plans developed and 
included in the IDP by 31 
March 2017 

All 

Director: 

Development and 
Town Planning 

Services 

Number 

8 

0 

0 

8 

0 

29 

Development 
and Town 
Planning Services 

To capacitate all 

communities to 

participate in the 
development processes 
of the Municipality 

Good Governance and 
Public Participation 

Hold 3 ward committee 
training sessions by 30 June 

2017 

Number of training sessions 
held by 30 June 2017 

All 

Director: 

Development and 
Town Planning 

Services 

Number 

3 

0 

1 

1 

1 

30 

Development 
and Town 
Planning Services 

To capacitate all 

communities to 

participate in the 
development processes 
of the Municipality 

Good Governance and 
Public Participation 

Hold training sessions for the 
members of the LED forum by 
31 March 2017 

Training sessions held by 31 
March 2017 

All 

Director: 

Development and 
Town Planning 

Services 

Number 

1 

0 

0 

1 

0 


MATZIKAMA MUNICIPALITY 


5 


DRAFT 


Toplayer Service Delivery Budget Implementation Plan for 2016/17 


DRAFT 


Ref 

Directorate [R] 

IDP Objective [R] 

Municipal KPA [R] 
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Q3 

Q4 

31 

Corporate 

Services 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

Limit the funded vacancy rate 
to less that 5% of budgeted 
posts by 30 June 2017 
{(Actual approved budgeted 
vacant positions divided by 
the total budgeted approved 
postsjxlOO} 

Vacancy rate as at 30 June 
2017 {(Actual approved 
budgeted vacant positions 
divided by the total budgeted 
approved posts)xl00} 

All 

Director: 

Corporate 

Services 

Percentage 

5 

0 

5 

0 

5 

32 

Corporate 

Services 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

95% of capital budget for 
Corporate Services spent by 
30 June 2017 to complete 
capital projects {(Actual 
expenditure on capital 
projects divided by the total 
budget for capital projects 
)xl00} 

% of Corporate Services 
capital budget spent by 30 

June 2017 

All 

Director: 

Corporate 

Services 

Percentage 

95 

0 

25 

70 

95 

33 

Corporate 

Services 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

100% of the findings of the 
Auditor General (AG) on 
Corporate Services 
implemented within the 
agreed time frames as per 
Audit Action Corrective Plan 
by 31 December 2015 
{(Number of findings 
implemented divided by total 
number of findings 
receivedjxlOO} 

% of AG findings for 
Corporate Services 
implemented by 31 
December 2015 

All 

Director: 

Corporate 

Services 

Percentage 

100 

0 

100 

0 

0 

34 

Corporate 

Services 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

Develop and submit a work 
skills plan that links training 
needs to capital projects and 
submit to LGSETA by 31 May 

2017 

Work skills plan that links 
training needs to capital 
projects developed and 
submitted to LGSETA by 31 
May 2017 

All 

Director: 

Corporate 

Services 

Number 

1 

0 

0 

0 

1 

35 

Corporate 

Services 

To promote a 
transparent and caring 
Municipality that is 
accountable to its 

citizens 

Good Governance and 
Public Participation 

90% of planned training 
sessions realized by 31 May 
2017 [(Number of training 
sessions realized/Total 
number of training sessions 
planned)xl00} 

% of Training sessions 
realized by 31 May 2017 

All 

Director: 

Corporate 

Services 

Percentage 

90 

0 

50 

0 

90 
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Target 

Q1 
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Q3 

Q4 

36 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Limit unaccounted for 
electricity to less than 12% by 
30 June 2017 {{Number of 
Electricity Units Purchased 
and/or Generated - Number 
of Electricity Units Sold) / 
Number of Electricity Units 
Purchased and/or Generated) 

X 100} 

% unaccounted electricity at 
30 June 2017 {{Number of 
Electricity Units Purchased 
and/or Generated - Number 
of Electricity Units Sold) / 
Number of Electricity Units 
Purchased and/or Generated) 

X 100} 

All 

Director: 

Technical Services 

Percentage 

12 

0 

0 

0 

12 

37 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Limit unaccounted for water 
to less than 15% by 30 June 
2017 {(Number of Kilolitres 
Water Purchased or Purified - 

Number of Kilolitres Water 
Sold) / Number of Kilolitres 
Water Purchased or Purified 

X 100} 

% unaccounted water at 30 
June 2017 {{Number of 
Kilolitres Water Purchased or 

Purified - Number of Kilolitres 
Water Sold) / Number of 
Kilolitres Water Purchased or 

Purified x 100} 

All 

Director: 

Technical Services 

Percentage 

15 

0 

0 

0 

15 

38 

Financial Services 

To expand and grow 
the Matzikama 
Municipality's 
Internally Generated 
Funds (IGF) with the 
intent to promote long- 
term financial stability 

Financial Stability 

Achieve a debtors payment 
percentage of 90% at 30 June 
2017 (Gross Debtors Opening 
Balance + Billed Revenue - 
Gross Debtors Closing 
Balance - Bad Debts Written 
Off / Billed Revenue x 100) 

Payment % achieved at 30 

June 2017 

All 

Director: 

Financial Services 

Percentage 

90 

0 

90 

0 

90 

39 

Financial Services 

To expand and grow 
the Matzikama 
Municipality's 
Internally Generated 
Funds (IGF) with the 
intent to promote long- 
term financial stability 

Financial Stability 

Submit the annual financial 
statements for 2015/16 by 31 
August 2016 to the Office of 
the Auditor-General 

Financial statements 
submitted by 31 August 2016 
to the Office of the Auditor- 

General 

All 

Director: 

Financial Services 

Number 

1 

1 

0 

0 

0 

40 

Financial Services 

To expand and grow 
the Matzikama 
Municipality's 
Internally Generated 
Funds (IGF) with the 
intent to promote long- 
term financial stability 

Financial Stability 

Prepare and submit the 
annual adjustment budget for 
2016/17 to Council by 28 
February 2017 

Budget submitted to council 
by 28 February 2017 

All 

Director: 

Financial Services 

Number 

1 

0 

0 

1 

0 
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41 

Financial Services 

To expand and grow 
the Matzikama 
Municipality's 
Internally Generated 
Funds (IGF) with the 
intent to promote long- 
term financial stability 

Financial Stability 

Prepare and submit the draft 
main budget for 2017/18 to 
Council by 31 March 2017 

Draft budget submitted by 31 
March 2017 

All 

Director: 

Financial Services 

Number 

1 

0 

0 

1 

0 

42 

Financial Services 

To expand and grow 
the Matzikama 
Municipality's 
Internally Generated 
Funds (IGF) with the 
intent to promote long- 
term financial stability 

Financial Stability 

Prepare and submit the final 
main budget for 2017/18 to 
Council by 31 May 2017 

Final budget submitted by 31 
May 2017 

All 

Director: 

Financial Services 

Number 

1 

0 

0 

0 

1 

43 

Financial Services 

To expand and grow 
the Matzikama 
Municipality's 
Internally Generated 
Funds (IGF) with the 
intent to promote long- 
term financial stability 

Financial Stability 

Prepare the mid-year budget 
report for 2016/17 in terms 
of section 72 of the MFMA 
and submit to the Mayor by 
25 January 2017 

Report submitted to Mayor 
by 25 January 2017 

All 

Director: 

Financial Services 

Number 

1 

0 

0 

1 

0 

44 

Financial Services 

To expand and grow 
the Matzikama 
Municipality's 
Internally Generated 
Funds (IGF) with the 
intent to promote long- 
term financial stability 

Financial Stability 

Review and submit all 
previously approved budget 
and related policies to 
Council with the draft budget 
by 31 March 2017 

% of all previously approved 
budget and related policies 
submitted to council by 31 
March 2017 

All 

Director: 

Financial Services 

Number 

12 

0 

0 

12 

0 

45 

Development 
and Town 
Planning Services 

Facilitate development 
and growth of the local 
economy of the 
Matzikama municipal 
area with the intent to 

create opportunities 

that will reduce 
poverty and 
unemployment 

Local Economic 
Development 

Number of temporary job 
opportunities created 
through local economic 
development projects by 30 

June 2017 

Number of temporary job 
opportunities created by 30 

June 2017 

All 

Director: 

Development and 
Town Planning 

Services 

Number 

30 

0 

0 

0 

30 
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[R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

46 

Technical 

Services 

Facilitate development 
and growth of the local 
economy of the 
Matzikama municipal 
area with the intent to 

create opportunities 

that will reduce 
poverty and 
unemployment 

Local Economic 
Development 

Number of temporary job 
opportunities created 
through capital projects by 30 

June 2017 

Number of temporary jobs 
opportunities created by 30 

June 2017 

All 

Director: 

Technical Services 

Number 

50 

0 

0 

0 

50 

47 

Community 

Services 

Facilitate development 
and growth of the local 
economy of the 
Matzikama municipal 
area with the intent to 

create opportunities 

that will reduce 
poverty and 
unemployment 

Local Economic 
Development 

Number of temporary jobs 
opportunities created 
through EPWP projects and 
other operational projects by 

30 June 2017 

Number of temporary job 
opportunities created by 30 

June 2017 

All 

Director: 

Community 

Services 

Number 

150 

0 

60 

0 

90 

48 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Upgrade the Waste Water 
Treatment Works in Lutzville 
by 30 June 2017 

Project Completed by 30 June 

2017 

1 

Director: 

Technical Services 

Number 

1 

0 

0 

0 

1 

49 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Pave the bus route in Klawer 
by 30 June 2017 

Project Completed by 30 June 

2017 

6 

Director: 

Technical Services 

Number 

1 

0 

0 

0 

1 

50 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Pave the bus route in 
Vredendal by 30 June 2017 

Project Completed by 30 June 

2017 

3;4 

Director: 

Technical Services 

Number 

1 

0 

0 

0 

1 

51 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Pave streets in Doring Bay by 

30 June 2017 

Project Completed by 30 June 

2017 

2 

Director: 

Technical Services 

Number 

1 

0 

0 

0 

1 

52 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Complete phase 1 of the 
construction of the 
stormwater drainage pipe 
network in Lutzville by 30 

June 207 

Project Completed by 30 June 

2017 

1 

Director: 

Technical Services 

Number 

1 

0 

0 

0 

1 
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DRAFT 


Toplayer Service Delivery Budget Implementation Plan for 2016/17 


DRAFT 


Ref 

Directorate [R] 

IDP Objective [R] 

Municipal KPA [R] 

KPI Name [R] 

Unit of Measurement 

Ward [R] 

KPI Owner [R] 

Target Type 
[R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

53 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Install electricity connections 
to 80 houses in Klawer by 30 

June 2017 

Number of electricity 
connections installed by 30 

June 2017 

6 

Director: 

Technical Services 

Number 

80 

0 

0 

0 

80 

54 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

Upgrade the Bulk Electricity 
Master plans for Vredendal 
by 30 June 2017 

Bulk Electricity Master plans 
for Vredendal updated by 30 

June 2017 

3 

Director: 

Technical Services 

Number 

1 

0 

0 

0 

1 

55 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

95% water quality level 
obtained as per SANS 241 
physical and micro 
parameters 

% water quality level 

All 

Director: 

Technical Services 

Percentage 

95 

95 

95 

95 

95 

56 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

90% of test results of outflow 
water complying with permit 
values 

% of test results within 
permit values 

All 

Director: 

Technical Services 

Percentage 

90 

90 

90 

90 

90 

57 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

90% of the roads and 

stormwater assets 

maintenance budget spent by 
30 June 2017 {{Actual 
expenditure on maintenance 
divided by the total approved 
budget for 
maintenancejxlOO) 

% of budget spent by 30 June 

2017 

All 

Director: 

Technical Services 

Percentage 

90 

0 

30 

0 

90 

58 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

90% of the sanitation assets 
maintenance budget spent by 
30 June 2017 {{Actual 
expenditure on maintenance 
divided by the total approved 
budget for 
maintenance)xl00) 

% of budget spent by 30 June 

2017 

All 

Director: 

Technical Services 

Percentage 

90 

0 

30 

0 

90 

59 

Community 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

90% of the parks and 

recreation maintenance 

budget spent by 30 June 2017 
((Actual expenditure on 
maintenance divided by the 
total approved budget for 
maintenance)xl00) 

% of budget spent by 30 June 

2017 

All 

Director: 

Community 

Services 

Percentage 

90 

0 

30 

0 

90 
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DRAFT 


Ref 

Directorate [R] 

IDP Objective [R] 

Municipal KPA [R] 

KPI Name [R] 

Unit of Measurement 

Ward [R] 

KPI Owner [R] 

Target Type 
[R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

60 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

90% of the water assets 
maintenance budget spent by 
30 June 2017 {{Actual 
expenditure on maintenance 
divided by the total approved 
budget for 
maintenance)xl00) 

% of budget spent by 30 June 

2017 

All 

Director: 

Technical Services 

Percentage 

90 

0 

30 

0 

90 

61 

Technical 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

90% of the electricity 
maintenance budget spent by 
30 June 2017 {{Actual 
expenditure on maintenance 
divided by the total approved 
budget for 
maintenance)xl00) 

% of budget spent by 30 June 

2017 

All 

Director: 

Technical Services 

Percentage 

90 

0 

30 

0 

90 

62 

Community 

Services 

To promote access to 
adequate, affordable 
and well maintained 
municipal basic 

services 

Good Quality Municipal 

Basic Services 

90% of the refuse 
maintenance budget spent by 
30 June 2017 {{Actual 
expenditure on maintenance 
divided by the total approved 
budget for 
maintenancejxlOO) 

% of budget spent by 30 June 

2017 

All 

Director: 

Community 

Services 

Percentage 

90 

0 

30 

0 

90 
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DRAFT 


Capital projects for the 2016/17 financial year 


DRAFT 


Ref 

Sub-Directorate 

[R] 

Project Description 

Funding 

source 

[R1 

Ward 

[R] 

Jul'16 

Aug-16 

Sep-16 

Oct-16 

Nov-16 

Dec-16 

Jan-17 

Feb-17 

Mar-17 

Apr-17 

May-17 

Jun-17 

Total 

2016/2017 

CRR Other 

2017/2018 

CRR Other 

2018/2019 

CRR Other 

1 

Director: Financial 

Services 

REKENAAR 

TOERUSTING & 

PRINTERS 

OWN 

ALL 

0 

25,000 



25,000 



25,000 

0 

0 

0 


75,000 

75,000 


100,000 


100,000 


2 

Information 

Technology 

SYSTEMS/PC 

UPGRADING 

OWN 

ALL 

0 


35,000 



50,000 



35,000 

0 

0 


120,000 

120,000 


120,000 


120,000 


3 

Director: 

Community 

Services 

Gereedskap Onderhoud 

Geboue 

OWN 

ALL 

10,000 

10,000 

10,000 

10,000 

10,000 


10,000 

10,000 

10,000 

10,000 

2,500 


92,500 

92,500 


0 


0 


4 

Municipal 

Manager 

UPGRADING OF 

MUNICIPAL HEAD 

OFFICE 

OWN 

ALL 

0 

0 




0 

20,000 

20,000 

20,000 

20,000 

20,000 


100,000 

100,000 


100,000 


100,000 


5 

Town Planning 

Klawer house 

connections electricity 

80 

INEP 

6 

0 

300,000 

400,000 

300,000 

300,000 

95,000 

0 

0 

0 

0 

0 


1,395,000 


1,395,000 


0 


0 

6 

Town Planning 

Opgradering van 

Grootmaak Elektrisiteit 

en meesterplanne - 

Vredendal 

INEP 

2;3;4;5 

0 

300,000 

500,000 

500,000 

305,000 

0 

0 

0 

0 

0 

0 


1,605,000 


1,605,000 


2,500,000 


3,000,000 

7 

Director: 

Development and 
Town Planning 

Services 

Book detective sytems 

PAWK 

LIBRARY 

ALL 

0 

0 

0 

0 

0 

0 

0 

0 

170,000 

0 

0 


170,000 


170,000 


0 


0 

8 

Municipal Roads 

Bookshelves 

PAWK 

LIBRARY 

ALL 

0 



20,000 


20,000 



20,000 


0 


60,000 


60,000 





9 

Sewerage 

Furniture 

(Tables, chairs, etc} 

PAWK 

LIBRARY 

ALL 

0 

20,000 



30,000 




30,000 


0 


80,000 


80,000 





10 

Sewerage 

Equipment 

(Booktrolleys,etc) 

PAWK 

LIBRARY 

ALL 

0 




30,000 





25,776 

0 


55,776 


55,776 





11 

Refuse Removal 

Gereedskap 

OWN 

ALL 

0 

2,500 



10,000 




7,500 

0 

0 


20,000 

20,000 






12 

Water 

Refurbishment of 

Building control filling 
system in safe 

OWN 

ALL 

0 

0 

25,000 

25,000 


0 

0 

0 


0 

0 


50,000 

50,000 


50,000 




13 

Water 

Office Equipment 

OWN 

ALL 

35,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 


35,000 

35,000 


0 


0 


14 

Water 

CONCRETE MIXER 

OWN 

ALL 

0 

25,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 


25,000 

25,000 


0 


0 


15 

Water 

Upgrading Lutzville 

WWTW 

MIG 

1 

819,600 

900,000 

900,000 

1,000,000 

1,200,000 

####### 

900,000 

300,000 

0 

0 

0 


7,219,600 


7,219,600 





16 

Water 

Upgrading WTWW 

Ebenhaeser 

MIG 

2 













0 






4,000,000 

17 

Water 

Bou publieke toilette 

OWN 

8 













0 



80,000 


80,000 


18 

Water 

Rods 

OWN 

2;3;4;5 

0 

0 

15,000 

0 

0 

0 

0 

0 

0 

0 

0 


15,000 

15,000 


15,000 


5,000 


19 

Water 

Rioolpompe vir 
Matzikama dorpe 

OWN 

ALL 

0 

100,000 

150,000 

0 

0 

0 

0 

0 

0 

0 

0 


250,000 

250,000 


0 


160,000 


20 

Water 

Pumps Matzikama 

Towns 

OWN 

ALL 

0 

30,000 

55,000 

40,000 

0 

0 

0 

0 

0 

0 

0 


125,000 

125,000 


265,000 


50,000 


21 

Water 

Handradiosen Laaiers 

OWN 

ALL 

0 

0 

0 

0 

30,000 

0 

0 

0 

0 

0 

0 


30,000 

30,000 


5,000 


0 


22 

Municipal Roads 

New 2ML reservoir 

Lutzville 

MIG 

1 













0 




5,500,000 



23 

Municipal Roads 

Upgrade WTW 

Vredendal 

MIG 

2;3;4;5 













0 




3,003,640 



24 

Municipal Roads 

Upgrading Lutzville 

WTW 

MIG 

1 













0 






4,000,000 
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DRAFT 


Ref 

Sub-Directorate 

[R] 

Project Description 

Funding 

source 

Ward 

[R] 

Jul'16 

Aug-16 

Sep-16 

Oct-16 

Nov-16 

Dec-16 

Jan-17 

Feb-17 

Mar-17 

Apr-17 

May-17 

Jun-17 

Total 

2016/2017 

2017/2018 

2018/2019 

CRR 

Other 

CRR 

Other 

CRR 

Other 

25 

Municipal Roads 

Masjienerie & 
Gereedskap 

OWN 

All 













0 



47,000 


50,000 


26 

Municipal Roads 

Water tenk met pomp 
op wa gemonteer 

OWN 

1 













0 





140,000 


27 

Municipal Roads 

Waterkanon vir 

sportveld 

OWN 

8 













0 



80,000 




28 

Municipal Roads 

21 Bakkie 

OWN 

8 

0 

0 

0 

0 

250,000 

0 

0 

0 

0 

0 

0 


250,000 

250,000 






29 

Municipal Roads 

Kragopwekker 

OWN 

6 













0 





10,000 


30 

Municipal Roads 

Omheining pompstasie 

OWN 

2;3;4;5;6 













0 



30,000 


50,000 


31 

Municipal Roads 

Pomp vir booster 
pompstasie 

OWN 

7 

0 

0 

0 

0 

120,000 

0 

0 

0 

0 

0 

0 


120,000 

120,000 






32 

Municipal Roads 

Telemetri Opgradering 

OWN 

ALL 

0 

25,000 

25,000 

30,000 

0 

0 

0 

0 

0 

0 

0 


80,000 

80,000 






33 

Electricity 

Gereedskap(boor,grind 

er) 

OWN 

2;3;4;5 

0 

0 

16,000 

10,000 

0 

0 

0 

0 

0 

0 

0 


26,000 

26,000 


10,000 


3,500 


34 

Electricity 

Plavei Busroete Klawer 

MIG 

6 

0 

0 

600,000 

900,000 

900,000 

900,000 

500,000 

300,000 

200,000 

0 

0 


4,300,000 


4,300,000 





35 

Electricity 

Plavei Vredendal 

Busroete 

MIG 

2;3;4;5 

0 

0 

500,000 

800,000 

800,000 

700,000 

400,000 

300,000 

0 

0 

0 


3,500,000 


3,500,000 





36 

Electricity 

Plavei Doringbay strate 

MIG 

2 

0 

0 

0 

0 

0 

0 

0 

400,000 

500,000 

500,000 

209,266 


1,609,266 


1,609,266 





37 

Electricity 

Construct stormwater 

drainage pipe network 

Phase 1 Lutzville 

MIG 

1 

0 

500,000 

700,000 

700,000 

700,000 

511,134 

0 

0 

0 

0 

0 


3,111,134 


3,111,134 





38 

Electricity 

Plavei Strate Vredendal 

MIG 

2;3;4;5 













0 




4,000,000 



39 

Electricity 

Plavei Strate Lutzville 

MIG 

1 













0 




4,000,000 



40 

Electricity 

Plavei Strate 

Vanrhynsdorp 

MIG 

7 













0 




3,232,640 



41 

Sport 

development 

Plavei paaie 

Ebenhaeser 

(Olifantsdrift) 

MIG 

2 













0 






5,000,000 

42 

Sport 

development 

Plavei paaie Vredendal 

MIG 

2;3;4;5 













0 






4,766,000 

43 

Sport 

development 

Upgrading Stormwater 

Lutzville Phase 1 

MIG 

1 













0 






5,000,000 

44 

Sport 

development 

Kompakteerders 

OWN 

2 

10,000 

0 

11,000 

0 

0 

0 

0 

0 

0 

0 

0 


21,000 

21,000 






45 

Sport 

development 

Bakkie 

OWN 

2 













0 





280,000 


46 

Sport 

development 

Stoor vir gereedskap en 
toerusting 

OWN 

2 













0 



80,000 




47 

Sport 

development 

Installeer stormwater 

pype by Parkweg 

OWN 

1 













0 



1,100,000 




48 

Sport 

development 

Jackhammer met 

Compressor 

OWN 

1 













0 



120,000 




49 

Sport 

development 

Randsnyers 

OWN 

8 

0 

0 

10,000 

10,000 

0 

0 

0 

0 

0 

0 

0 


20,000 

20,000 


10,000 




50 

Sport 

development 

Bomag roller en 
steepwa 

OWN 

6 













0 



250,000 




51 

Sport 

development 

Stormwaterpype 

(Voortrekkerstraat) 

OWN 

7 













0 





90,000 
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Ref 

Sub-Directorate 

[R] 

Project Description 

Funding 

source 

Ward 

[R] 

Jul-16 

Aug-16 

Sep-16 

Oct-16 

Nov-16 

Dec-16 

Jan-17 

Feb-17 

Mar-17 

Apr-17 

May-17 

Jun-17 

Total 

2016/2017 

2017/2018 

2018/2019 

CRR 

Other 

CRR 

Other 

CRR 

Other 

52 

Sport 

development 

Venter sleepwa 

OWN 

2;3;4;5 













0 





20,000 


53 

Sport 

development 

Spoedwal in 
Angelierstraat 

OWN 

7 

0 

3,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 


3,000 

3,000 






54 

Sport 

development 

GEREEDSKAP-ELEKTRIES 

OWN 

ALL 

0 

60,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 


60,000 

60,000 


50,000 


20,000 


55 

Sport 

development 

Omheining Substasie 

OWN 

2;3;4;5 













0 



30,000 




56 

Sport 

development 

Vanrhynsdorp 
straatligte Opgradering 

OWN 

7 













0 





120,000 


57 

Sport 

development 

Opgradering van 

Kimberliet straat 

Laagspanning 

OWN 

ALL 

0 

0 

30,000 

0 

0 

0 

0 

0 

0 

0 

0 


30,000 

30,000 






58 

Sport 

development 

21 Bakkie 

OWN 

ALL 

0 

280,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 


280,000 

280,000 






59 

Director: 

Community 

Services 

Mini SubllkV 

Centraalstraat 

OWN 

ALL 













0 





200,000 


60 

Refuse Removal 

Vervang Tuin Straat 

mini 500 kVa 

OWN 

ALL 













0 





240,000 


61 

Refuse Removal 

Oprigting van 2 
Spreiligte vir 
Kleinboere (hokke) 

OWN 

7 

0 

0 

0 

77,000 

0 

0 

0 

0 

0 

0 

0 


77,000 

77,000 






62 

Electricity 

MEUBELS EN KANTOOR 

TOERUSTING- 

STRANDFONTEIN 

CHALETS 

OWN 

2 

0 

0 

0 

0 

15,000 

0 

0 

0 

0 

0 

0 


15,000 

15,000 


0 


0 


63 

Sport 

development 

New outdoor 
Gym/Playpark Lutzville 

wes 

MIG 

1 













0 




996,360 



64 

Sport 

development 

New outdoor 
Gym/Playpark 
Vredendal 

North(Manguang) 

MIG 

2;3;4;5 













0 




996,360 



65 

Sport 

development 

Small steel pavilion 
Koekenaap 

MIG 

8 

0 

0 

0 

0 

197,000 

0 

0 

0 

0 

0 

0 


197,000 


197,000 





66 

Sport 

development 

Small steel pavilion 

Klawer 

MIG 

6 

0 

0 

0 

0 

400,000 

0 

0 

0 

0 

0 

0 


400,000 


400,000 





67 

Sport 

development 

Grassnyer Trekker 

OWN 

2 

0 

0 

0 

80,000 

0 

0 

0 

0 

0 

0 

0 


80,000 

80,000 


0 


0 


68 

Sport 

development 

Two Wheeteaters 

(randsnyer) 

OWN 

2 

0 

0 

0 

10,000 

0 

0 

0 

0 

0 

0 

0 


10,000 

10,000 


10,000 




69 

Sport 

development 

Masjienerie & 
Gereedskap 

OWN 

ALL 


15,000 


20,000 

15,000 

0 

0 

0 

0 

0 

0 


50,000 

50,000 


50,000 


50,000 


70 

Sport 

development 

Handradios 

OWN 

ALL 

15,000 












15,000 

15,000 






71 

Sport 

development 

Meublement 

OWN 

2;3;4;5 







15,000 






15,000 

15,000 






72 

Sport 

development 

Lugversorgers 

OWN 

ALL 








40,000 





40,000 

40,000 
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Ref 

Sub-Directorate 

[R] 

Project Description 

Funding 

source 

Ward 

[R] 

Jul'16 

Aug-16 

Sep-16 

Oct-16 

Nov-16 

Dec-16 

Jan-17 

Feb-17 

Mar-17 

Apr-17 

May-17 

Jun-17 

Total 

2016/2017 

2017/2018 

2018/2019 

CRR 

Other 

CRR 

Other 

CRR 

Other 

73 

Sport 

development 

Vredendal-noord 

sportgronde(Toegangsb 
eheer gebou/ 
omheining 

OWN 

2;3;4;5 

20,000 

20,000 

0 

0 

0 

0 

0 

40,000 

0 

0 

0 


80,000 

80,000 






74 

Cemeteries, 

Public Facilities 

and Recreational 

areas 

Vestig speelparkie in 

Lutzville West 

OWN 

1 

0 

0 

40,000 



30,000 


30,000 

0 

0 

0 


100,000 

100,000 






75 

Cemeteries, 

Public Facilities 

and Recreational 

areas 

Opgradeer Speelparkie 
In Papendorp 

OWN 

2 

0 

0 

20,000 



20,000 


10,000 

0 

0 

0 


50,000 

50,000 






76 

Sport 

development 

Vestig speelpark in 
Mangaung 

OWN 

2;3;4;5 

0 

0 

70,000 

20,000 

10,000 

0 

0 

0 

0 

0 

0 


100,000 

100,000 






77 

Sport 

development 

Krieket pitch by 
sportgronde 

OWN 

2;3;4;5 

0 

0 

0 

80,000 

50,000 

0 

0 

0 

0 

0 

0 


130,000 

130,000 






78 

Cemeteries, 

Public Facilities 

and Recreational 

areas 

Speel park by 

Skuilstraat en 

Angelierstraat 

OWN 

6 

0 

0 

70,000 

20,000 

10,000 

0 

0 

0 

0 

0 

0 


100,000 

100,000 






79 

Sport 

development 

Skuif sokkerveld in Put- 

se Kloof 

OWN 

8 

0 

0 

0 

0 

30,000 

0 

0 

0 

0 

0 

0 


30,000 

30,000 






80 

Cemeteries, 

Public Facilities 

and Recreational 

areas 

Opgradeering van 

kleedkamers en ablusie 

fasiliteite in Molsviei 

OWN 

8 

0 

0 

20,000 

25,000 

25,000 

0 

0 

0 

0 

0 

0 


70,000 

70,000 






81 

Director: 

Technical Services 

Masjienerie & 
Gereedskap 

OWN 

6;7; 













0 



140,500 


100,000 


82 

Director: 

Technical Services 

Grassnyers 

OWN 

6;7; 













0 



3,000 


15,000 


83 

Director: 

Technical Services 

Trekker met bak 

OWN 

7 













0 





240,000 


84 

Cemeteries, 

Public Facilities 

and Recreational 

areas 

Stoele Gemeenskapsale 

OWN 

ALL 


50,000 

50,000 










100,000 

100,000 


100,000 


0 


85 

Refuse Removal 

Hoedruk spuit 

OWN 

ALL 

15,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 


15,000 

15,000 






86 

Director: 

Technical Services 

Omheining : 
Stortingsterrein 

OWN 

2 

0 

50,000 

50,000 

50,000 

50,000 


100,000 

30,000 

0 

0 

0 


330,000 

330,000 






87 

Traffic, Motor 
registration and 
licensing 

Voetganger verkeerslig 
by Grens en Kerk strate 

OWN 

2;3;4;5 

0 

0 



70,000 

70,000 



0 

0 

0 


140,000 

140,000 







MATZIKAMA MUNICIPALITY 


15 



DRAFT 


Monthly Cashflow for the 2016/17 financial year 


DRAFT 


July August September October 


Sub-Directorate [R] 

Function [R] 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Municipal Manager 

Executive and council 

444 

1,873,707 

0 

444 

1,050,222 

0 

444 

1,050,222 

0 

444 

1,050,222 

0 

Financial Services 

Finance and Administration 

21,553,344 

3,194,568 

0 

8,941,075 

3,190,918 

25,000 

8,774,710 

3,190,918 

0 

9,010,754 

3,190,918 

0 

Corporate Services 

Finance and Administration 

437,170 

1,006,873 

0 

437,170 

1,006,873 

0 

437,170 

1,006,873 

35,000 

437,170 

1,006,873 

0 

Community Services 

Community and social 

services 

563,632 

1,037,825 

10,000 

563,632 

1,037,825 

80,000 

563,632 

1,037,825 

60,000 

563,632 

1,037,825 

30,000 

Community Services 

Sport and recreation 

68,287 

495,877 

35,000 

101,433 

489,954 

35,000 

160,481 

489,954 

220,000 

821,614 

489,954 

255,000 

Community Services 

Public safety 

194,001 

740,693 

0 

194,001 

736,493 

0 

194,001 

736,493 

0 

194,001 

736,493 

0 

Community Services 

Flousing 

25,651 

46,609 

0 

25,651 

46,609 

0 

25,651 

46,609 

0 

25,651 

46,609 

0 

Community Services 

Flealth 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Development and 














Town Planning 

Planning and development 

40,217 

562,382 

35,000 

40,217 

562,382 

2,500 

40,217 

562,382 

25,000 

40,217 

562,382 

25,000 

Services 














Technical Services 

Road transport 

507,265 

1,858,961 

10,000 

507,265 

1,808,961 

528,000 

507,265 

1,808,961 

1,837,000 

507,265 

1,808,961 

2,420,000 

Community Services 

Environmental protection 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Technical Services 

Electricity 

8,510,742 

7,994,583 

0 

9,481,883 

7,960,583 

940,000 

8,375,870 

7,960,583 

930,000 

8,689,769 

7,960,583 

877,000 

Technical Services 

Water Management 

1,077,134 

1,456,871 

0 

1,032,280 

1,442,281 

55,000 

1,224,872 

1,442,281 

80,000 

1,660,182 

1,442,281 

70,000 

Technical Services 

Waste water management 

1,236,429 

961,087 

819,600 

1,236,429 

933,087 

900,000 

1,236,429 

933,087 

915,000 

1,236,429 

933,087 

1,000,000 

Community Services 

Waste management 

1,234,727 

1,411,532 

15,000 

1,234,727 

1,356,532 

150,000 

1,234,727 

1,356,532 

200,000 

1,234,727 

1,356,532 

50,000 

Development and 














Town Planning 

Other 

0 

253,202 

0 

0 

33,534 

0 

0 

33,534 

0 

0 

253,202 

0 

Services 















TOTAL 

35,449,043 

22,894,769 

924,600 

23,796,207 

21,656,253 

2,715,500 

22,775,468 

21,656,253 

4,302,000 

24,421,854 

21,875,921 

4,727,000 
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DRAFT 


Monthly Cashflow for the 2016/17 financial year 


DRAFT 





November 



December 



January 



February 


Sub-Directorate [R] 

Function [R] 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Municipal Manager 

Executive and council 

444 

1,125,548 

0 

444 

1,210,222 

0 

444 

1,195,680 

20,000 

444 

1,086,440 

20,000 

Financial Services 

Finance and Administration 

8,882,188 

3,899,874 

25,000 

7,168,259 

3,340,918 

0 

10,434,129 

3,196,980 

0 

8,821,192 

3,196,980 

25,000 

Corporate Services 

Finance and Administration 

437,170 

1,263,129 

0 

437,170 

1,114,873 

50,000 

437,170 

1,010,758 

0 

437,170 

1,010,758 

0 

Community Services 

Community and social 

services 

563,632 

1,683,958 

70,000 

563,632 

1,037,825 

20,000 

563,632 

1,039,209 

10,000 

563,632 

1,039,209 

10,000 

Community Services 

Sport and recreation 

354,104 

730,573 

752,000 

142,377 

489,954 

50,000 

212,617 

489,994 

15,000 

218,056 

489,994 

120,000 

Community Services 

Public safety 

194,001 

1,040,232 

0 

194,001 

854,693 

0 

194,001 

738,648 

0 

194,001 

738,648 

0 

Community Services 

Flousing 

25,651 

76,961 

0 

25,651 

46,609 

0 

25,651 

47,359 

0 

25,651 

47,359 

0 

Community Services 

Flealth 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Development and 














Town Planning 

Planning and development 

40,217 

817,074 

10,000 

40,217 

694,065 

0 

40,217 

565,025 

0 

40,217 

565,025 

0 

Services 














Technical Services 

Road transport 

507,265 

2,569,503 

2,400,000 

507,265 

1,933,961 

2,111,134 

507,265 

1,812,641 

900,000 

507,265 

1,812,641 

1,000,000 

Community Services 

Environmental protection 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Technical Services 

Electricity 

9,098,493 

8,293,124 

675,000 

7,698,516 

7,960,583 

165,000 

10,492,621 

7,962,023 

0 

10,139,502 

7,962,023 

0 

Technical Services 

Water Management 

1,667,419 

1,785,752 

400,000 

1,699,516 

1,442,281 

0 

2,105,725 

1,444,106 

0 

1,869,718 

1,444,106 

0 

Technical Services 

Waste water management 

1,236,429 

1,167,204 

1,200,000 

1,236,429 

933,087 

1,200,000 

1,236,429 

933,887 

900,000 

1,236,429 

933,887 

300,000 

Community Services 

Waste management 

1,234,727 

1,971,713 

50,000 

1,234,727 

1,356,532 

0 

1,234,727 

1,358,900 

100,000 

1,234,727 

1,358,900 

30,000 

Development and 














Town Planning 

Other 

0 

57,348 

0 

0 

33,534 

0 

0 

253,202 

0 

0 

33,534 

0 

Services 















TOTAL 

24,241,741 

26,481,992 

5,582,000 

20,948,204 

22,449,136 

3,596,134 

27,484,627 

22,048,411 

1,945,000 

25,288,003 

21,719,503 

1,505,000 
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DRAFT 


Monthly Cashflow for the 2016/17 financial year 


DRAFT 





March 



April 



May 



June 


Sub-Directorate [R] 

Function [R] 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Revenue 

Operational 

Exp. 

Capital Exp. 

Municipal Manager 

Executive and council 

444 

1,086,440 

20,000 

444 

1,086,440 

20,000 

444 

1,086,440 

20,000 

444 

1,260,416 

0 

Financial Services 

Finance and Administration 

8,498,494 

3,196,980 

0 

9,642,438 

3,196,980 

0 

8,902,093 

3,196,980 

0 

9,051,032 

3,196,983 

0 

Corporate Services 

Finance and Administration 

437,170 

1,760,758 

35,000 

437,170 

1,010,758 

0 

437,170 

1,010,758 

0 

437,170 

5,121,755 

0 

Community Services 

Community and social 

services 

563,632 

1,039,209 

230,000 

563,632 

1,039,209 

35,776 

563,632 

1,039,209 

2,500 

563,632 

1,039,213 

0 

Community Services 

Sport and recreation 

194,634 

489,994 

0 

185,626 

489,994 

0 

68,696 

489,994 

0 

77,818 

489,995 

0 

Community Services 

Public safety 

194,001 

738,648 

0 

194,001 

738,648 

0 

194,001 

738,648 

0 

196,133 

738,649 

0 

Community Services 

Flousing 

25,651 

47,359 

0 

25,651 

47,359 

0 

25,651 

47,359 

0 

25,651 

47,357 

0 

Community Services 

Flealth 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Development and 














Town Planning 

Planning and development 

40,217 

565,025 

7,500 

40,217 

565,025 

0 

40,217 

565,025 

0 

40,217 

565,026 

0 

Services 














Technical Services 

Road transport 

507,265 

1,812,641 

700,000 

507,265 

1,812,641 

500,000 

507,265 

1,812,641 

209,266 

505,133 

1,812,663 

0 

Community Services 

Environmental protection 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Technical Services 

Electricity 

9,730,881 

7,962,023 

0 

9,672,804 

7,962,023 

0 

8,530,874 

7,962,023 

0 

8,300,725 

7,962,017 

0 

Technical Services 

Water Management 

1,861,064 

1,444,106 

0 

1,582,128 

1,444,106 

0 

1,470,148 

1,444,106 

0 

1,122,111 

1,444,108 

0 

Technical Services 

Waste water management 

1,236,429 

933,887 

0 

1,236,429 

933,887 

0 

1,236,429 

933,887 

0 

1,236,429 

933,891 

0 

Community Services 

Waste management 

1,234,727 

1,358,900 

0 

1,234,727 

1,358,900 

0 

1,234,727 

1,358,900 

0 

1,234,727 

1,358,905 

0 

Development and 














Town Planning 

Other 

0 

33,534 

0 

0 

279,852 

0 

0 

33,534 

0 

0 

33,534 

0 

Services 















TOTAL 

24,524,608 

22,469,503 

992,500 

25,322,531 

21,965,822 

555,776 

23,211,347 

21,719,503 

231,766 

22,791,222 

26,004,511 

0 
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DRAFT 


Monthly Cashflow for the 2016/17 financial year 


DRAFT 



TOTAL 

Sub-Directorate [R] 

Function [R] 

Revenue 

Operational Exp. 

Capital Exp. 

Municipal Manager 

Executive and council 

5,330 

14,161,996 

100,000 

Financial Services 

Finance and Administration 

119,679,710 

39,189,993 

75,000 

Corporate Services 

Finance and Administration 

5,246,039 

17,331,039 

120,000 

Community Services 

Community and social 

services 

6,763,583 

13,108,342 

558,276 

Community Services 

Sport and recreation 

2,605,743 

6,126,230 

1,482,000 

Community Services 

Public safety 

2,330,149 

9,276,986 

0 

Community Services 

Flousing 

307,806 

594,157 

0 

Community Services 

Flealth 

0 

0 

0 

Development and 
Town Planning 

Services 

Planning and development 

482,607 

7,150,821 

105,000 

Technical Services 

Road transport 

6,085,043 

22,665,173 

12,615,400 

Community Services 

Environmental protection 

0 

0 

0 

Technical Services 

Electricity 

108,722,680 

95,902,176 

3,587,000 

Technical Services 

Water Management 

18,372,299 

17,676,385 

605,000 

Technical Services 

Waste water management 

14,837,145 

11,463,961 

7,234,600 

Community Services 

Waste management 

14,816,721 

16,962,774 

595,000 

Development and 
Town Planning 

Services 

Other 

0 

1,331,541 

0 

TOTAL 

300,254,854 

272,941,575 

27,077,27^ 
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DRAFT Revenue by Source for the 2016/17 financial year DRAFT 


Line Item 

July 

August 

September 

October 

November 

December 

January 

February 

March 

April 

May 

June 

TOTAL 

Property rates 

15,377,157 

2,764,888 

2,598,523 

2,834,567 

2,706,001 

992,071 

4,257,942 

2,645,005 

2,322,307 

3,466,251 

2,725,906 

2,874,845 

45,565,460 

Property rates - penalties & 
collection charges 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Service charges - electricity revenue 

8,510,742 

9,481,883 

8,375,870 

8,689,769 

9,098,493 

7,698,516 

10,492,621 

10,139,502 

9,730,881 

9,672,804 

8,530,874 

8,300,725 

108,722,680 

Service charges - \water revenue 

1,077,134 

1,032,280 

1,224,872 

1,660,182 

1,667,419 

1,699,516 

2,105,725 

1,869,718 

1,861,064 

1,582,128 

1,470,148 

1,122,111 

18,372,299 

Service charges - sanitation revenue 

1,236,429 

1,236,429 

1,236,429 

1,236,429 

1,236,429 

1,236,429 

1,236,429 

1,236,429 

1,236,429 

1,236,429 

1,236,429 

1,236,429 

14,837,145 

Service charges - refuse revenue 

1,232,026 

1,232,026 

1,232,026 

1,232,026 

1,232,026 

1,232,026 

1,232,026 

1,232,026 

1,232,026 

1,232,026 

1,232,026 

1,232,026 

14,784,317 

Service charges - other 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Rental of facilities and equipment 

174,649 

207,794 

266,843 

927,975 

460,466 

248,739 

318,979 

324,417 

300,995 

291,987 

175,058 

184,180 

3,882,083 

Interest earned - external 

investments 

93,166 

93,166 

93,166 

93,166 

93,166 

93,166 

93,166 

93,166 

93,166 

93,166 

93,166 

93,166 

1,117,987 

Interest earned - outstanding 
debtors 

247,627 

247,627 

247,627 

247,627 

247,627 

247,627 

247,627 

247,627 

247,627 

247,627 

247,627 

247,627 

2,971,528 

Dividends received 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Fines 

198,548 

198,548 

198,548 

198,548 

198,548 

198,548 

198,548 

198,548 

198,548 

198,548 

198,548 

198,548 

2,382,572 

Licences and permits 

170,122 

170,122 

170,122 

170,122 

170,122 

170,122 

170,122 

170,122 

170,122 

170,122 

170,122 

170,122 

2,041,458 

Agency services 

240,523 

240,523 

240,523 

240,523 

240,523 

240,523 

240,523 

240,523 

240,523 

240,523 

240,523 

240,523 

2,886,274 

Transfers recognised - operational 

4,412,602 

4,412,602 

4,412,602 

4,412,602 

4,412,602 

4,412,602 

4,412,602 

4,412,602 

4,412,602 

4,412,602 

4,412,602 

4,412,602 

52,951,224 

Other revenue 

162,056 

162,056 

162,056 

162,056 

162,056 

162,056 

162,056 

162,056 

162,056 

162,056 

162,056 

162,056 

1,944,678 

Gains on disposal of PPE 

341,031 

341,031 

341,031 

341,031 

341,031 

341,031 

341,031 

341,031 

341,031 

341,031 

341,031 

341,031 

4,092,374 

TOTAL 

R 33,473,812 

R 21,820,976 

R 20,800,237 

R 22,446,623 

R 22,266,509 

R 18,972,972 

R 25,509,396 

R 23,312,772 

R 22,549,377 

R 23,347,299 

R 21,236,115 

R 20,815,991 

R 276,552,078 
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